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Message Text 


UNCLASSIFIED 

PAGE 01 MONROV 00838 021304Z 

42 

ACTION PM-04 

INFO OCT-01 AF-06 ISO-OO CIAE-00 INR-07 NSAE-00 DODE-OO 

DOTE-OO EB-07 /025 W 

008777 

R021102Z FEB 76 
FM AMEMBASSY MONROVIA 
TO COGARD G-FCP WASHDC 
COGARD ONSOD WASHDC 
INFO SECSTATE WASHDC 8883 

UNCLAS MONROVIA 0838 

E.O. 11652: N/A 
TAGS: MARR, ELEC, LI 

SUBJECT: OMEGA WEEKLY STATUS REPORT 

A. ONSOD 291725 JAN 1976 

B. CUSTODIAL LTR OF 22 JAN 76 

1 . STATUS OF FACILTIES DEFICIENCIES ATTACHMENT 2 TO REF B AS 
FOLLOWS: WORK ON 1 B D & E, IN PROGRESS. 1 C, GATE VALUE 
REPAIR COMPLETED. 1 E, CROSS OVER PIPING COMPLETED. 2 C, BATTERY 
CHARGER PARTS ON ORDER. 5 B. OFFICE WIRING FOR 1200 V COMPLETED. 

NO ACTION RECOMMENDED ON ITEM 2 A & D, 5 A, 7 A & B, OR 8. WORK 
ON OTHER ITEMS 1 THROUGH 7 HAS NOT YET STARTED. 

2. EQUIPMENT: 9 B, CESIUM #113 REPAIRED, CESIUM #183 HOLDING OK, 

CESIUM #186 REPLACED WITH LOANER. 9F, MONITOR SYSTEM PERFORMING 
PERFECTLY EXCEPT FOR OCCASIONAL INTERMITTANT BELIEVED CAUSED BY 
TEMPERATURE. 9F, DATA LINK CORRECTED. 10, NEW DRIVER TRANSFORMER 
NOT RECEIVED BUT AUTO TUNING NOW POSSIBLE AT HIGH POWER LEVELS. 

11. NITROGEN LEAK NOT SERIOUS SINCE LEARNING OF DEHYDRATION SYSTEM. 
PROGRESS ON OTHER ITEMS 9 THROUGH 13 MINIMAL. 

3. FREQUENT ARCHING IN HELIX ROOM DURING 10.2 SEGMENT IS 
UNDER INVESTIGATION. ALSO REQUEST OF INSTRUCTION BE CHANGED 
TO 50MA ON 10.2 PENDING NEW DRIVER TRANSFORMERS. 
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4. NONE OF THE REMAINING DEFICIENCIES PREVENT STATION FROM 
FULL OPERATION. 

BEAN 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: REPORTS, ELECTRONIC EQUIPMENT, OMEGA, TRACKING STATIONS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 02 FEB 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976MONROV00838 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760038-1032 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 9760291 /aaaadcpw. tel 

Line Count: 64 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: MartinML 
Review Comment: n/a 
Review Content Flags: 

Review Date: 16 NOV 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <26 MAY 2004 by BrownAM>; RELEASED <16 NOV 2004 by blochd0>; APPROVED <17 NOV 2004 by MartinML> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OMEGA WEEKLY STATUS REPORT A. ONSOD 291 725 JAN 1 976 
TAGS: MARR, ELEC, LI 
To: n/a 
Type: TE 
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